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LETTER OF DISAPPROVAL 


CERTIFIED IVIAIL 

RETURN RECEIPT REQUESTED 

7010 3090 0001 3169 9852 


Dominion Energy Transmission Inc. 
Leslie Hartz, VP Pipeline Construction 
707 East Main St 
Richmond, VA 23219 


RE: Project Name: Dominion Energy Transmission Inc. on Behalf of Atlantic Coast Pipeline LLC 

Project ID: CUMBE-2018-036 

County: Cumberland, City: Wade, Address: Mutipal St. 

Submitted By: Scott Robinson (PE) 

Date Received by LQS: August 28, 2017 
Plan Type: Industrial 

Dear Mrs. Hartz: 

The erosion and sedimentation control plan submitted for the subject project has been reviewed and 
is disapproved for the reasons listed on the attached sheet. 

You may submit a revised erosion and sedimentation control plan for approval addressing those 
items outlined on the enclosed form. Under the authority of NCOS 113 A-54.1 (a), this office has 15 
days from the date of receipt to approve or disapprove your revised plan. However, if you wish to 
contest the disapproval of this plan, you must request an administrative hearing within 60 days of 
your receipt of this Letter of Disapproval. This request must be in the form of a written petition, 
conforming to Chapter 150B of the North Carolina General Statutes, and filed with the Office of 
Administrative Hearings, 6714 Mail Service Center, Raleigh, North Carolina 27699-6714. A copy 
of the petition must be served on this Department as follows: 

Division of Energy, Mineral, and Land Resources 
Energy Section • Geoiogical Survey Section • Land Quaiity Section 
225 Green St, Suite 714 Fayetteviile, NC 28301* Phone: 910-433-3300 • FAX: 910-486-0707 
Internet: [ HYPERLINK "Iittp://portaI.ncdenr.org/web/Ir/" ] 

An Equal Opportunity \ Affirmative Action Employer - 50% Recycled \ 10% Post Consumer Paper 


Letter of Disapproval 

Leslie Hartz 

November 3, 2017 

Page [ PAGE ] of [ NUMPAGES ] 


Office of General Counsel 
Department of Environmental Quality 
1601 Mail Service Center 
Raleigh, North Carolina 27699-1601 

Pending approval of a revised plan or a decision on an appeal, commencement of any land-disturbing 
activity associated with this project shall constitute a violation of the Sedimentation Pollution 
Control Act of 1973 (NCGS 113A-51 through 66). 

Please feel free to contact this office at your convenience if you have any questions or if we can 
provide any assistance in resolving this matter. 

Sincerely, 


Tim LaBounty 
Regional Engineer 

DEMLR - Fayetteville Regional Office 


Enclosure: Reasons for Disapproval 


cc: Scott A. Robinson P. E., Environmental Resources Management, Inc, 
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REASONS FOR DISAPPROVAL 

Project Name: Dominion Energy Transmission Inc. on Behalf of Atlantic Coast Pipeline LLC 

Project ID: CUMBE-2018-036 County: Cumberland 

1. Additional measures needed on sheets 138, 140, 183, and 184 of the plan/profile alignment 
sheets. (GS 113A-57(3), 15ANCAC 04B .0113) 

2. Provide contingency plan document for horizontal directional drill (HDD) failure as noted on plan 
sheet 9 of 9 "EROSION AND SEDIMENT CONTROL DETAILS". (GS 113A-57(3), 15A 
NCAC 04B .0113) 

3. Revise note 9 under the heading (BMP INSTALLATION AND REMOVAL SEQUENCE) on 
sheet 7 of 9 of the “EROSION AND SEDIMENT CONTROL DETAILS" sheet and note 6 
(SEEDING AND MULCTING) on sheet 4 of 7 of the “EROSION AND SEDIMENT CONTROL 
PLAN NOTES” sheet to reflect 80% minimum perennial vegetative growth required before 
removal of temporary erosion control measures. (GS 1 T3A-57(3), 15A NCAC 04B .0113) 

4. The "DRY DITCH CROSSING 2: DAM AND PUMP" and the "FILTER BAGS" detail are not 
readable in sheet 3 of 9 on the "EROSION AND SEDIMENT CONTROL DETAILS" sheet. It 
appears the line weights have been faded, please correct. (GS 113A-57(3), 15A NCAC 04B 
.0113) 

5. Provide design calculations for cross sections and method of stabilization for the planned 
channels and the temporary diversion. Include appropriate permissible velocity and/or shear 
stress data. Provide liners/matting where indicated. If liners/matting is to be installed, provide a 
plan detail, construction specifications, and maintenance requirements. Identify the type of liner 
and the location of the liner to be installed. Include the installation of liners in the construction 
sequence. (GS 113A-57(3), 15A NCAC 04B .0113) 

6. Identify the locations on the plan where the pipeline will be bored. Provide adequate space for the 
bore pits. Provide a plan detail, construction specifications, and maintenance requirements for the 
bore pits. Provide adequate measures for the bore pits. Provide a plan detail, construction 
specifications, and specific maintenance requirements for the bore/drilling operation (including 
pits), (GS 113A-57(3), 15ANCAC 04B .0113) 

7. Specify the type of secondary containment to be used for the filter bag. Provide a plan detail, 
construction specifications, and maintenance requirements for this structure. This containment 
structure must be adequately sized for the filter bag. (GS 113A-57(3), 15A NCAC 04B .0113) 

8. Delete/remove General Construction Note #4 Sheet 7 of 9 of the “EROSION AND SEDIMENT 
CONTROLS DETAILS” sheet. 





